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Message Text 


UNCLASSIFIED 

PAGE 01 SAN SA 03377 221457Z 
47 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 OPIC-06 XMB-04 AID-05 OMB-01 

TRSE-00 FRB-01 /035 W 

032200 

R 221430Z AUG 75 
FM AMEMBASSY SAN SALVADOR 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 8899 

UNCLAS SAN SALVADOR 3377 

PASS INFO OPIC; FCIA; EXIMBANK 

E.O. 11652: N/A 
TAGS: BTIO, ES 

SUBJECT: FOREIGN GOVERNMENT TENDER (CEL NR 459) 

REF: (A) STATE A-l 168, 2/1 1/74 
(B) SAN SALVADOR 0750, 2/24/75 

1. 211/01/T-0006 

2. 082175 

3. 1. DE PEDRAZA 
4.211 EL SALVADOR 
5. N 

6A. REPLY/WRITE TO - 
6B. - 

6C. HARZA ENGINEERING COMPANY 
150 SOUTH WACKER DRIVE 
CHICAGO, ILLINOIS 60606 
7 "LICITACION NO 459" 

8. (A) INFORMATION ON BIDDERS' CAPABILITIES IS TO BE SENT 
TO HARZA ENGINEERING COMPANY ASAP; 
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(B) BID DEADLINE FOR TENDER NO 459: 1 10475, AT: 

COMISION EJECUTIVA HIDROELECTRICA DEL RIO LEMPA (CEL) 

9 CALLE PONIENTE NO 950, CENTRO DE GOBIERNO 
SAN SALVADOR, EL SALVADOR 
CENTRA AMERICA 

9. 201 

10. 9918204-1000. TO BE QUALIFIED AS BIDDERS ON THE SUBJECT 
TENDER TO DESIGN, SUPPLY, AND INSTALL AN ELECTRIC POWER CONTROL 
AND SUPERVISORY SYSTEM, AT AN ESTIMATED COST OF ONE MILLION 
DOLLARS, FOR THE "CERRON GRANDE" HYDROELECTRIC DAM, THE GOESBS 
HYDROELECTRIC COMMISSION (CEL) INVITES MANUFACTURERS FROM IBRD 
(WORLD BANK) MEMBER COUNTRIES AND FROM SWITZERLAND, WHO HAVE 
BEEN CURRENTLY MANUFACTURING SUCH EQUIPMENT DURING THE LAST FIVE 
YEARS, TO SEND INFORMATION ASAP ON THEIR QUALIFICATION TO HARZA, 

ON FORMS ENTITLED "BIDDER'S QUALIFICATION FORM - CONTRACT DOCU- 
MENTS 637-E9A, SUPERVISORY CONTROL SYSTEM", AVAILABLE FROM HARZA. 
THIS EQUIPMENT MUST BE DELIVERED AND INSTALLED BETWEEN JANUARY 
AND APRIL, 1977. ONLY BIDS FROM PREQUALIFIED FIRMS WILL 

BE ACCEPTED. 

1 1 . PURCHASE OF THIS EQUIPMENT WILL BE FINANCED BY IBRD (WORLD 
BANK). COMPLETE TENDER SPECIFICATIONS. PROVIDED UNDER "CONTRACT 
DOCUMENTS 637-E9A, SUPERVISORY CONTROL SYSTEM". WILL BE SENT BY 
HARZA DIRECTLY TO QUALIFIED BIDDERS ON OR AFTER 090175. THIS 
TENDER SUPERSEDES THAT WHICH WAS REPORTED UNDER REFTEL (B). 
MOSKOWITZ 
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